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31 July 1974 


STATINTL 


H£MOBAI^DUM FOR: OD/OJCS 

SUBJECT I ORACLE - Mass Storage System 


The following are answers to the questions OL 
raised with you recently: 

1 The Mass Storage System, ORACLE, was 
' ordered in Juno 1973. There were two 
contracts: one for development and 
software, the other for equipment. 

2, It is estimated that the cost per day 
for delaying installation of this 
equipment is $1,425.00, 

3, The Mass Storage System is needed for 
rapid storage and analysis of vast 
amounts of foreign intelligence con~ 
earned with various sensitive operations 
and missions of the CIA. 


^STATINTL^ 

C/PS/OJCS 

Attachment: Cost Work Sheet 
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